Attachment "2" 
ORDINANCE NO. 2009-022 


ORDINANCE OF THE BOARD OF COUNTY 
COMMISSIONERS OF PALM BEACH COUNTY, FLORIDA, 
AMENDING ORDINANCE МО. 85-40, AS AMENDED, 
ESTABLISHING AN AMENDED FIVE YEAR ROAD 
PROGRAM; PROVIDING FOR TITLE; PURPOSE; 
ADOPTION OF REVISED FIVE YEAR ROAD PLAN AND 
REVISED LIST OF PROJECTS CONTAINED IN EXHIBIT 
"A"; IMPLEMENTATION OF PLAN; MODIFICATION OF 
PLAN; FUNDING OF OTHER ROADWAY IMPROVEMENTS, 
INTERPRETATION OF EXHIBIT; REPEAL OF LAWS IN 
CONFLICT; SEVERABILITY; INCLUSION IN THE CODE 
OF LAWS AND ORDINANCES; EFFECTIVE DATE. 


WHEREAS, by Ordinance 85-40, the County established a five-year road 


program setting forth the road projects to be funded, designed and constructed by the 
County within the next five years; and 


WHEREAS, Ordinance 85-40 required annual updates of the road projects 
by December of each year and permits modifications of the plan no more than twice 
in a one year period; and 


WHEREAS, the Board of County Commissioners annually updated 
Ordinance 85-40 by enacting Ordinances 87-24, 88-29, 89-36, 90-39, 91-43, 92-21, 
93-31, 94-14, 94-28, 95-32, 96-2, 96-21, 96-43, 97-22, 97-39, 98-24, 99-3, 99- 
39, 2000-6, 2000-022, 2000-062, 2001-032, 2001-098, 2002-27, 2002-070, 2003- 
028, 2003-069, 2004-055, 2005-017, 2006-018, 2006-044, 2007-016, 2007-022; and 


2008-046 by amending the attachment identified as Exhibit "A" to each of the 
Ordinances; and 


WHEREAS, the Board has considered the funding and timing of road 
projects for the next five years as set forth in Exhibit "A" to Ordinance 2008-046 and 
desires to revise Exhibit "А" of Ordinance 2008-046 to reflect such changes; and 


WHEREAS, the Board wishes to amend the Five Year Road Program 
Ordinance by amending Exhibit "A" and enacting a new Exhibit "A" to this 
Ordinance. 


Page 1 of 5 


NOW, THEREFORE, BE IT ORDAINED BY THE BOARD OF 
COUNTY COMMISSIONERS OF PALM BEACH COUNTY, FLORIDA, 
THAT: 


SECTION I 


Ordinance 85-40, as amended by Ordinances 87-24, 88-29, 89-36, 90-39, 91-43, 92- 
21, 93-31, 94-14, 94-28, 95-32, 96-2, 96-21, 96-43, 97-22, 97-39, 98-24, 99-3, 99-39, 
2000-6, 2000-022, 2000-062, 2001-032, 2001-098, 2002-27, 2002-070, 2003-028, 
2003-069, 2004-055, 2005-017, 2006-018, 2006-044, 2007-016, 2007-022, and 
2008-046, and is hereby amended. 

TITLE 

This Ordinance shall be known as the "Palm Beach County Five Year Road Program 
Ordinance." 


PURPOSE 


The Palm Beach County Comprehensive Plan, Transportation Element, is designed 
to be used as a guide to meet existing and future ground transportation needs of the 
County including major roadways within incorporated municipalities. The element 
analyzes the primary cancion network within the County to determine system 
deficiencies and identify improvements. 

The Board of County Commissioners now desires to codify in this Ordinance a 
reasonably attainable program of roadway construction for the next five years and 
match the construction of the projects with available funding. The further purpose of 
this Ordinance is to encourage the prioritization of projects, provide for better timing 
of right-of-way acquisition and provide improved planning for financial funding 
mechanisms. 

ADOPTION OF REVISED FIVE YEAR ROAD PLAN 

The list of projects for the Five Year Road Program set forth in Exhibit "A," of 
Ordinance 85-40, as amended, is hereby modified as set forth in a new Exhibit "A", 
attached hereto and incorporated herein, and is hereby adopted as the Five Year Road 
Plan. Exhibit "A" of Ordinance 2008-046 is hereby deleted and replaced with the 
new Exhibit "A", attached hereto. 
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IMPLEMENTATION OF PLAN 


The County Administrator and the County Engineer are directed to implement the 
Five Year Road Plan by taking such actions as are necessary to cause the construction 
of the roadway segments indicated on the Plan, make periodic reports to the Board of 
County Commissioners with regard to the progress of the projects and to bring all 
necessary agreements and budget amendments to accomplish the project to the Board 


of County Commissioners for consideration. 


MODIFICATION OF PLAN 


Each year prior to December, the Board of County Commissioners shall consider an 
amendment to this Ordinance modifying the list of projects contained on Exhibit "A" 
to create a viable list of funded projects for the succeeding five years. From time to 
time during each year, the Board of County Commissioners, by resolution, may shift 
funding within the program to promote the more efficient construction of the 
projects. Deletions, substitutions and additions of entire construction projects from 
Exhibit "A" may only be accomplished by Ordinance of the Board of County 


Commissioners. Deletions of projects may be accomplished no more frequently than 


twice a year. 


GOFO ROADW OV TATION 


OF EXHIBIT 


This Ordinance shall not be construed to prevent the Board of County 
Commissioners from constructing other roadway improvements which are not listed 


on Exhibit "A," provided the projects are funded from sources which will not delete 


or delay projects included on Exhibit "A." 
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It is recognized that Exhibit "A" depicting limits of the various projects, length of 
projects, type of work, timetables and costs are approximations that will require 
modification and updating by the County Administrator based upon more detailed 
information and bidding results; provided that the following changes may only be 
made by the County Commission: 

(a) Changes that increase or decrease the total approved appropriations of 
the program. 

(b) Changes requiring funding from a reserve account. 


(c) Changes increasing a Board approved project budget by more than 


five percent. 


(d) | Changes which significantly affect the scope, nature, or phasing of a 


capital project. 


REPEAL OF LAWS IN CONFLICT 


All local laws and ordinances applying to the unincorporated area of Palm Beach 
County in conflict with any provisions of this Ordinance are hereby repealed. 
SEVERABILITY 

If any section, paragraph, sentence, clause, phrase, or word of this Ordinance is for 
any reason held by the Court to be unconstitutional, inoperative, or void, such 
holding shall not affect the remainder of this Ordinance. 

INCLUSION IN THE CODE OF LAWS AND ORDINANCES 

The provisions of this Ordinance shall become and be made a part of the Code of 
Laws and Ordinances of Palm Beach County, Florida. The sections of this Ordinance 
may be renumbered or relettered to accomplish such, and the word "ordinance" may 


be changed to "section," "article," or any other appropriate word. 
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EFFECTIVE DATE 


The provisions of this Ordinance shall become effective upon filing with the 


Department of State. 


APPROVED AND ADOPTED by the Board of County Commissioners of Palm 


Beach County, Florida, this 2185: day of July 2009. 


Sharon R: Bock, ( {ТАЎ Comptroller Palm Beach County Florida, by its 
Circuit Co кој nie o, 


B 
) :О? 
Meer У 
APPROVED AS No dpe 
LEGAL SUFFICIENCY 


istant County Attomey 


EFFECTIVE DATE: Filed with the Department of State on the 27thday of 


—July ____. 2009. 


FAROADWAY\AIS\SYR_Road_Program\Public_ Hearing 2009 Mid_Year\Resolution Ordinance July 21 09.Doc 
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PALM BEACH COUNTY FIVE YEAR ROAD PROGRAM - EXHIBIT A 


Mid-Year Adjustment - Adopted - July 21, 2009 


GASOUNE/OIESEL ТАХ - TOTAL 
(PALM BEACH COUNTY) 


GASOLIME/DIESEL TAX - MASS TRANSIT 
(PALM TRAN SHARE) 


GASOLINE/DIESEL TAX - MASS TRANSIT 
(TRANSFER FROM ENGINEERING SHARE) 


GASOLINE/DIESEL TAX - ROADS 
(REMAINING ENGINEERING SHARE ) 


INTEREST EARNINGS 
LESS 6% STATUTORY RESERVES 
BOND PROCEEDS 

MISCELLANEOUS 

IMPACT FEES USED FOR PROJECTS 
TOTAL CURRENT REVENUES 
BALANCES FORWARD 

AVAILABLE RESERVES 

TOTAL REVENUES 

DEBT SERVICE 

PROJECT COSTS AS PROPOSED 
REVENUES LESS PROJECT COSTS 


General note on interest projections: 


Projections for interest earnings assume that average cash balances will approximate 3.0 times the current year revenue projections at an interest rete of 40% interest earnings on gas taxes are shown on this sheet 


FY 2008 FY 2009 
BUOGETED ESTIMATED 
47,687,000 44,074,624 
12,611,000 11,691,061 
18,760,000 18,760,000 
16,016,000 13,623,463 
4,173,120 3,886,016 
-1,947 456 0 
0 0 
21,667,000 A 8,100,000 A 
6,471,000 8,569,000 
66,129,864 62,938,479 
1,991,000 1,991,000 
19,000,000 6,000,000 
86,120,664 59,929,479 
0 0 
86,850,000 69,345,000 
270,664 684 479 


Interest earnings on impact fees are included in the amount of impact fees used for projects shown above. 


See Footnotes A, B, C, D and E on Page 2 of 6. 


FY 2010 
PROJECTED 


44,074,000 
11,691,000 
14,600,000 
17,883,000 


3,886,960 
-1,813,448 
0 
64,099,000 B 
8,279,000 
96,833,512 
684,479 
6,000,000 
103,417,991 
0 
102,868,000 


659.991 


ҒҮ 2011 
РКОЈЕСТЕО 


44,074,000 
11,691,000 
14,600,000 
17,883,000 


3,885,960 
-1,813,448 
78,760,000 
21,616,000 
4,941,000 
139,761,612 
659,991 
3,000,000 
143,321,603 
0 
142,700,000 


621503 


FY 2012 FY 2013 
PROJECTED PROJECTED 
44,074,000 44,074,000 
11,691,000 11,691,000 
14,600,000 14,600,000 
17,883,000 17,883,000 
3,886,960 3,686,960 
-1,813,448 -1,813,448 
0 0 
7,960,000 800,000 
7,488,000 11,689,000 
49,863,612 46,964,612 
621,603 1,406,016 
0 6,000,000 
60,485,016 63,369,627 
«8,300,000 -8,300,000 
42,780,000 45,860,000 
1,405.01 [] 199,527 


407,342,627 
-12,600,000 
394,643,000 


RET 
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Раде 2016 


А - DEVELOPER (Agreement) to fund $4,737,000 (82,800,000 FYO9 & $2,437,000 FY10) for Design, Right-of-Way and Construcbon of Forest Hil Bd & Jog Ка Intersecton 


DEVELOPER (antcpates Share) $300,000 for the Construction of Forest Hill Bid. & SR 7 interasction 
FDOT $23,083,000 JPA (CIGP-2 $3,570,000, CIGP-3 $2,930,000, and TRIP $17,483,000) for construction of Okeechobee Bivd., SR 7 to Florida's Turnpike. Based on bids received and pending Change Orders, 


only $14,500,000 expected from FDOT. Contact Award requires Gas Tax Funds, reimbureerremt will be reftected in Ares "T" FYO9 $5,600,000 & FY 10 $9,000,000 
В - TOWN OF JUPITER (anticipates Agreement ) to fund Design, Right-of-Way and Construction of tripie left turn lanes on the Central Bid south approsch to Indiantown Rd.($250,000 D FY 10, $260,000 RM FY10, $500,000 C FY11) 
FDOT (515 funds) $350,000 for Design and Conatruction of Blue Heron Вуд. & Congress Ave Phase | FY10 
FDOT (SIS funds) 6400,000 for Design of Blue Heron Ва. & Congress Ave. Phase || FY10 
Arrticipstas (JPA) with FDOT (515 Funds) $4,868,000 FY10 for construction of Blue Heron Вуд & Congress Ave Phase |! 
FDOT (JPA) $4,482,304 for АХ. A-1-A S. of Fredwrick Small Rd. to Center St 
DEVELOPER curtribution of $133,000 for the Corairuction of Congress Ave./Park Ave intwrasction 
DEVELOPER (Agraerrasmt) to fund $4,737,000 ($2,300,000 ЕУОО & $2,437,000 FY10) for Design, Right-of-Way and Constructon of Forest Hill Bivd. & Jog Rd. Intersection 
FLORIDA TURNPIKE (JPA) $3,700,000 for Carstruction of 45th St., over Florida's Тигпрке 
FDOT (Reimbure»rent) 63,800,000 for S.R. 7, Okeechobee Bivd. to Northiake Bivd РОДЕ Study 


FDOT (LAP Agresrrent) $1,145,311 for Cammuction of Congress Ave. & Hypoluxo Rd FY10 
FDOT (CIGP funds) @850,000 F Y10 ($350,000 for Design & $500,000 for Right-of-Way) and $7,295,000 FY11 for Construction for Lyons Rd.. N. of W Анапбс Ave to 5 of Boynton Beech Bivd 


FDOT $4,482,304 Joint Participation Agreement for АК. A-1-A 5. of Frederick Small Rd. to Center St. Contract Award requires $2,918,000 from Gas Tax Funds, 


сата тите of 62,918,000 wil be пй in Aree "T~ FY10, and the remaining $1,664,304 will be in IFA "17 
FDOT reimburasrrent of $1,826,000 ($928,000 TRIP & $900,000 JPA) for constructon of SR 7 and Southem Вуд Interascbon Contract Award requires Ges Tax Funds, reimbursement wil! be refiectsd in Ares "T" FY10 


FDOT $5,400,606 TRIP FY 10 & FY11 for construction of Јод Rd., S. of 45th St to N. of 45th 51 Contract Award requires Gas Tax Funds, reimbursement will be refiscted in Area "T" FY1083,400,896 & FY 11 $2,000,000 
FDOT $23,983,000 JPA (CIGP-2 $3,570,000; CIGP-3 $2,930,000; and TRIP $17,483,000) for construction of Okeechobee Bivd., SR 7 to Florida's Turnpike 

Based on bids received and pending Change Orders, only $14,500,000 expected trom FDOT. Contract Award requires Gas Tax Funds, reimburesrrernt will be reflected in Ares "T" FYOQ $5,500,000 & FY 1089,000,000. 
Аларих JPA with FDOT in the amount of $6,367,650 FY10 and CIGP in the amount of $1,780,130 FY 10 for the construction of Congress Ave , Lantana Rd to 5 of Melaleuca Ln. in Ares "T" FY10 

Cartract Award requires Ges Tax Funds, reimburaarer will be rehectec in Ares "T" FY10 
CIGP in the amount of 62,280,000 in FY 10 for the cormtruction of Нурошко Rd , Јод Rd. to Military Tr. Contact Award requires Gas Tax Funds, revnbureement will be refiectsd in Ares "T" FY10 
FDOT - Federal Stimulus Атлепсвп Recovery & Reinvesbrent Act (ARRA) $7,000,000 FY10 for суетата of Military Tr., Cant Moore Rd. to Lake Worth Rd 


C- TOWN OF JUPITER (antcystes Agreement ) to fund Design, Right-of-Way and Construction of triple left tum lanes on the Cental Вуд south approach to indwntown Ка ($250,000 О FY10, $260,000 RM FY10, $500,000 C FY 11) 
FDOT (LAP funds) $2,200,000 for Construction of Сотетатќу Dr. & Military Tr. intersection FY11 
FDOT (SIS funds) $1,600,000 & (TRIP funds) $500,000 FYOG for Cormtuction of Okeechobee Bid , Australian Ave to Tamarind Ave Parker Ave Reimbursement of$1,800,000 FY 11 and $800,000 FY13 
FDOT (CIGP funds) $850,000 FY 10 ($350,000 for Design & $500,000 for Right-of-Way) and $7,295,000 FY11 for Canstructon for Lyons Rd., N. of МИ Atiantc Ave to 5 of Boynton Beach Bid 
FDOT $12,020,000 TRIP FY11 & FY12 for construction of Jog Rd., Rasbuck Rd. to S of 45th St Contract Award requires Gas Tax Funds, reimbureerrent will be refiected in Ares "T" FY 11$8,020,000 & FY 12 $4,000,000 
FDOT $5,400,506 TRIP FY10 & FY11 for construction of Јод Rd , S of 45th St to N. of 45th 51 Contract Award requires Gas Tax Funds, reimburaemeant will be reflected in Ares "T" FY10 $3,400,5068 FY 11 $2,000,000. 


D - FOOT (CIGP funds) up to $5.140,000 ($782,000 in FY11 & $4,378,000 in FY 12) for Constucbon for Palmetto Park Ка, W of Јод Rd to W. of Miltary Tr. Remburaement in FY12 expected to bf 3.950,000 ог 50% of $7,000,000 
FDOT $12,020,000 TRIP FY11 & FY12 for construction of Jog Rd , Roebuck Rd. to 5 of 45th St Contract Award requires Gas Tax Funds, rembursement will be refiected in Ares "T" FY11 $8,020,00GB FY 12 $4,000,000 


E - FDOT (515 funds) $1,600,000 & (TRIP funds) $800,000 FYO8 for Constructon of Окресћабее Bid , Australian Ave to Tamarind Ave /Parker Ave Reimbursement of $1,600,000 FY11 and$800,000 FY13 


NENDLOBEBEBSZDADNDEBERE 

SEU TEENIE 

АНЕ i НЕ ЧЫНЕ 
i i 
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PALM BEACH COUNTY FIVE YEAR ROAD PROGRAM - EXHIBIT A ( $'s IN 1,000'S ) 


Mid-Year Adjustment - Adopted - July 21, 2009 


8|а 
ај, 
iyi 
8 
5 


W. of Royal Рајт Beach Bivd. to S.R. 7 Extension 


R 680 (ОМ SR 80 ) RehabilitatioryHesvy Maintenance 


Roebuck Rd. to 8. of 46th Street 
N. of З.А. 710 to N. of Florida's Turnpike Entr. 


HAGE 
ЧИН: 
8 
$ 
5 
& 
% 


Lantana Rd. 
Lawrence Rd i= of C. Stanley Weaver Сапа! to N. of C. Stanley Weaver Сапа! 


“бөө Footnotes, Phsse(s): BsBesutification; C=Co 


АНЕ 
HH 
"|i 
i 
9 


ЈЕНЕ 
ДАНЕ 
RIE) 2/8 
„|| |8 
ols 3 
Еј5| |8 
НИЕ 
с |] ја 

8 


||| 
АННЕ 
rel 
1 


F 


2009 FY 2010 FY 2011 FY 2012 FY 2013 
DESCRIPTION 
Phase Cost Phase Cost Phase Cost Phase Cost Phase 


Е ЕСТИ 


8 
а 
= 
o 
8 
v 


1.0 mi, 3L 


0.6 ml, 6 L 
Intersection Improvements 
0.4 ml, 6L 


aE 
5|а|8 
aif 
ЕЕ 
ЧИН 
5 & 
8 
l 


Intersection Improvements 
Intersection Improvements 


| 
: 
: 
8 
à 


Intersection Improvements 


IL TL 
Intersection Improvements 1,190 C 
0.3 ml, 6L | | ssec 


Rehabilitation ee SCO eee НЕС ВИНА oe 


Repair / Reconstruction 
| 
„ли | мк | ____ | 
Кенет | «ма | ____| twee | 
Intersection improvements 

Dein ММ Conebucton wmomc | намоње | оте | чие | зае 
Bascule Brage натерате | онат | | moose | заем | "озони | 


1.9 mi, 4L 


ILI pow Uu 


nstruction; DeDesign; L=Street Lights; M=Mitigstion; Р=Рвутегќ; ReR/W Acq.; SsStudy 
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PALM BEACH COUNTY FIVE YEAR ROAD PROGRAM - EXHIBIT A ( $'s IN 1,000'S ) 


FY 2013 


Mid-Year Adjustment - Adopted - July 21, 2009 
FY 2009 FY 2010 FY 2011 FY 2012 
PROJECT LIMITS DESCRIPTION 

Cost Phase Cost Phase Cost Phase Cost Phase Cost Phase 
Cartan па ae Wor Ва а ______________м» [ee __|_______ мемм | 
Sof WDD LA Canal юн of WDD L-10 Cana Т [ som | wm | f ow | че 
Cini Moor Ro Lae Worth На СУТТИ | wee | ЕЕ 
Rerinci Prat Whine Rt Coconut Bia ama [wm | | o | зо 


W. of E Rd. to E. of Folsom Rd. 


ndun Ava Тапани Ave TIT Loco odo 


Park Ave. to Northlake Blvd. 
Сл Wf Powe оа Wo A T Ems — | свом | | тие | чот | 
omn НЕТ азот | 000m 


Countywide 


ЈЕНИ 
5 ШЕ; ё 
HHHH 

aja 


ABBE 
|| 


Unincorporsted А геа, О.Т.1.5. Program 1,000 D/C 1,000 D/C 

COLUIT | зем | [meses | mew 
ода аннан | ва | mR 
онај ее | wm | wa | ее | we | 


Кат је | ме ме | ше | se | 


Persimmon Bivd. to 60th St. 1.0 mi, 2/4 L 
в а кекс Bid W N. of yemmera Dr и ______ Ге ЕЕ | НИ 


Seminole Pratt Whitney Rd. M Canal to Orange Bivd. 1.3mi, 4L um 
Soe a er ea MM — em — | n] 


БЕТСЕН СТОТИНА СИИИ БИ БИ И БТИ 
1 тни СТТ ТУСТТ iO 
CT | |] ЕН ЕИ 
Бец ___________________|-ешиме Ге | звозе че чие | же | 


*See Footnotes, Phase(s): B=Besutification; Ce=Construction; DeDesign; L=Street Lights; MsMitigstion; Р=Рвутеги; R «RAW Acq; 5=5 ду 


THEIBHIE 
| TUE 
JBHHBEHE 
HUE & |f 

i 

i 

5 

: 

i 

5 
5 


НН 
! 
НИЕ 
JM 
HL 
g 


] 
i 
М 
$ 
E 
5 
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PALM BEACH COUNTY FIVE YEAR ROAD PROGRAM - EXHIBIT A ( $'s IN 1,000'S ) 


Mid-Year Adjustment - Adopted - July 21, 2009 
FY 2013 


PROJECT LIMITS DESCRIPTION 
Cost Phase 


es CO ананга митова TT 
Transfer to Mass Transit 14,600 P 14,600 P 


COO =i 
понео а мааа СИН сс 
ностите ha т: 


Геј [ван [аә [али [лн 


= 


“See Footnotes, Phase(s): B=Beautificstion, C=Construction, D=Design; L=Street Lights; M=Mitigation; P=Psyment: ReR/W Acq.; S=Study 
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Mid-Year Adjustment - Adopted - July 21, 2009 


PALM BEACH COUNTY FIVE YEAR ROAD PROGRAM - EXHIBIT A 
FOOTNOTES TO LINE ITEMS CONTAINED IN THE PLAN 


PROVEMENTS: Anticipates Agreement with the Town of Jupiter. 


COMMUNITY DR AND MILITARY ТВ. INTERSECTION IMPROVEMENTS: Anticipates Florida Department of Transportation (LAP) funds towards the construction. 
CONGRESS AVE. AND HYPOLUXO RD. INTERSECTION IMPROVEMENTS: Anticipates Florida Department of Transportation (LAP) funds towards the construction. 


CONGRESS AVE. -LANTANA RD. ТО 5, OF MELALEUCA LN : Anticipates Florida Department of Transportation (LAP) funds towards the construction. 


INTERSECTION PROGRAM; Anticipates Joint Participation Agreement with Florida Department of Transportation for: Blue Heron Bivd. and Congress Ave. (Phase 1 & 2); Forest Hill Bivd. and 
Congress Ave.; S.R. 7 and Southern Вуд. Anticipates Developer funds for: Congress Ave. and Park Ave.; Forest Hill Blvd. and Jog Rd.; Forest Hill Blvd. and S.R. 7. 


INTRACOASTAL CROSSINGS: Includes Ocean Ave., NE 8th St./George Bush Bivd. and Camino Real/Boca Club W. 


JOG RD.- ROEBUCK RD. 10 5, OF 45TH SL: Anticipates Florida Department of Transportation (TRIP) funds towards the construction. 
KEECHOBEE BLVD. - AUS AN AVE. TO RIN [PARKER : Anticipates Florida Department of Transportation (SIS & TRIP) funds towards the construction. 


STATE OF FLORIDA, COUNTY OF PALM:BEACH 


> SHARON А. BOCK, Clerk & СОТЕМИ Venti, 


this to be a true and correct серу-2' the ori e, 
filed in my office en Ao Марс“ 


\ SS 
M Wines 


